Approved For Release 2002/01/10 : CIA-RDP80-00810A001400790002-8 

CLASSIFICATION SECRET/COIOTOL - TJ.S. OFFICIALS 01ILY 
CENTRAL REPORT NO 

INFORMATION REPORT CD NO. 


COUNTRY 

SUBJECT 

25X1 A 

PLACE 

ACQUIRED 

DATE OF 
INFO. 


East Germany 

1953 Road Construction Projects in 


DATE D 1 STR 24 July 1953 


East Geraany NO. OF PAGES 


NO. OF ENCLS 

5 USTEO BELOW 


SUPPLEMENT TO 
REPORT NO 


25X1X 


fc-ifl T»:3 BrOCUU 
'•T-1 Of THE UNIT 
or 

K ation of 

i : - 1 IS =*ROINBI 



25X1 A 


e following; information was excar 


Chamber Project Involved 
of 

Project 


Scheduled Hoad Sur- Cost of Project 
Construe'- face (in 1^000 IM East) 

tion Involved Total To Be Spent 

Period {in square in 1953 


Improvement of the 
surface of F-273 
between. .-Sauen and 
Bernau 

Bypass around 
?mhlifurt/0der on 
F— 112 

Reconditioning of 
Br±e&nig&~ Rorno 
section on F— li2 

Reconditioning of 
embankment between 
Meyenlo?eosbrueck o - arid 
Dexnrain on F-194 

1st section of a 
bypass around Riesa 
on F-182 

3d section of work on 
El senach-Langen sal za 
stretch of F -84 

1st section of bypass 

around ItiuchhazooB^ on 
r-169 


mamrs} 

124,096 

13,830 

4,500 

17,280 

1,500 

597 

30,960 

1,296 

111 

3,240 

460 

460 

7,050 

530 

530 


14.400 577 


1953/1954 38,000 5,060 1.400 


25X1A 
25X1 A 
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8 Earthwork g p reinforce- 1952/1954 30,000 
raeni of subgrade, com- 
pletion of bridge on 

Pegau-Profo n stretch 
of 1-2 

9 Completion of pavement 1951/1953 17*300 

on Scftwarffia-Hsadolstadt 

stretch of F— S3 

He conditioning work on 1952/1953 5*400 

F«*184 between Deseau 
, and Hosslau 

11 Improvement of passage 1952/1953 7*700 

through Mostlin on 

F~321a 

12 Construction of a 1952/1953 - 

culvert between 

Brieskow and Finken- 
herd on F-112 

13 Approach road to 1951/1953 21*600 

Dre sden**Bautft©n auto- 
bahn near Ohorn 


6*400 


2*780 

500 

450 

400 


759 


1*500 

280 

140 

100 

375 

50 


Pro toots 


Baa3.rk_§ghw &rAa 

1 Bypass near Kastlin 1951/1953 7 S 000 

2 Passage through 1952/1953 3,240 

Bautzenburg (F»*195) 

B eg, irk Nga braMsshaaE 

3 Improvement of passage 1952/1953 4, A 00 

through Papendorf 

(F-104) 

Baalric ggaatoem^Q^E 

4 Completion of pavement " 3,540 

in Eberswalda 

BastekJiaUa 

5 Completion of road " 18, COO 

between Zelta and 

Mouaolvrita 


450 

130 


275 


193 


70? 


164 

3 


34 


13 


38 
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6 

Completion of Dessau- 1952/1953 
-Roeslau stretch on 

F-184 

5,400 

500 

30 

7 

Completion of passage " 
through Wollhau&en 
(F-80) 

2,650 

180 

25 

BggigkJSrXial 




8 

Bealrk 

Completion of approach " 
road to autobahn in 

Gotha 

Gera 

4,550 

250 

53 

9 

Completion of bypass *' 
around Bad Koestrits 

7,900 

425 

64 

10 

Bypass around Schwara ” 

17,300 

2*780 

194 

11 

Passage through Poe ss- 11 
neck 

2,370 

210 

50 

BteL 




12 

Passage through " 

Niederschmalkalden 

2,750 

170 

16 





13 

Passage through Oschats fl 

2,680 

160 

10 

M3,ag9l3.an,«QHa 




24 

2d stage of recon- " 

ditioning uork on 

Frankfurt/ Oder-Lo bsow 
road 

17,280 

1,500 

17 

SSSL&PJSSfca* 




15 

Elimination of war 1953 

damages on autobahn 
near Brabschueta 

3,600 

130 

130 

16 

Improvement of Cuban- ” 
-Schlagsdorf section 
of F-112, 

2,200 

160 

160 
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Moat of the projects listed are connected with the improve 
jrient of passages through towns and the construction of bypasses around 
local! tie So Only the improvement of the imuen-Bsrnau road (item !i) will 
a new north ern bypass around Ber lin capable of serving long- 
distance traffic o - ■ l ^ ero 8X6 ac 

indications of points of main effort in the Kast German 1953 road 
construction pro gram a The designation F—X12 means the road section 
involved on long-distance road F«122o 
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